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BILL NO. S-83-04-/? f 


SPECIAL ORDINANCE NO. S- 

AN ORDINANCE ratifying Bid Re¬ 
ference No. 1076 by the City of 
Fort Wayne by and through its 
Park Commissioners and the De¬ 
partment of Purchasing with Hamil¬ 
ton Hunter Builders, Inc. for the 
renovation of Lakeside Pavilion. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 

OF THE CITY OF FORT WAYNE, INDIANA: 

SECITON 1. That Bid Reference No. 1076, between the 

City of Fort Wayne, Indiana, by and through its Park Commissioners 

and the Department of Purchasing with Hamilton Hunter Builders, 

Inc., respectfully for: 

ratifying the bid for the renovation 
of Lakeside Pavilion damaged by fire 
on June 26, 1982 ; 

involving a total cost of Thirty-Two Thousand Five Hundred Ninety 
and No/100 Dollars ($32,590.00), all as more particularly set 
forth in said Bid Reference No. 1076, which is on file in the 
Office of the Department of Purchasing, and is by reference incor¬ 
porated herein, made a part hereof, and is hereby in all things 
ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage, and any and all necessary 
approval by the Mayor. 











Read the f. 
seconded bv 


jt time in full and on motion by 


time m f 


and^ul y^d opted, 


__ _ _ ve second time 

by title and referred to the Committee _(and the City 

Plan Commission for recom mendation) and Public Hearing to be held after 
due legal notice, at -ther~Council Chambers. cTty^tYrrTrrt^y— B jt i 1H i nry r Pnr^ Wayne, 
Indiana, on _, the _day of 


19 
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at 


• M.,E.S.T. 



Read the thirdstime in full and on motion by_ 

seconded by_ Ov^ _, and duly adopted^ placed on its 

passage. PASSED by the following vote: 
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Passed and adopted by the Common Council of the City of Fort Wayne, 

Indiana, as (-ZONING-MAP) - ( GENERAL) (ANNEXATION) (SPECIAL) 

iCAP-PRGPRTAT I ON) ORDINANCE (RESOLUTiON) NO. c/- , 

o? (a 


on the 


day of_ 





, 19 . 




PRESIDING OFFICER 
Presented by me to the Mayor of the City of Fort Wayne, Indiana, 




_day of_ 


9 ^ 


at the hour of 


//^ 


Approved and signed by me this 
19 9^ , at the hour of_ \_V _o'clock 



WIN MOSES, 


















































































- DEPARTMENT OF FUKUHAShiS 
Number One Main St., Ft. Wayne, Ind. 46802 
INVITATION . 

' niiM to to* «x»dU>a* w» tlx r-»»»n** !»rW, rr* r*qOMto4 ca» to« fo!kr<r)n_» Urt of 

t* l«v^ *qd,p«r»Ml or n r r t 'M, tor to* <l*T*xTrr»nf»i bmUo-mI, Mto j.lW.rr to d^ttlaaCon 

u iSa-*-a Ooo<j«tiow» toall lacl-ad* .11 eioxrrr* tot ddl-wy. *•-». Aatow ;w r»pi^ »j 


Page—]— 

j Ref. No..IP.7 6 , 

I Data '2/22/83 . 


U»il .13 rrpiu. . 


Aaron M. Gluck 


DEPARTMENT OF PURCHASES j Date granted - 1 Z 3 .VS 3 .. 


Room 940, Number One Main St., Ft. Wayne, Ind. 46802 
SQUIBED FOR DELIVERY TO; ' —— 


Apartment 
r Division_ 


Parks & Recreation Department 


705 E. State 
i j £ j re33 _ Fort Wayne, IN 46805 • 


B Fund 

J Appropriation No. _ 


1ETURN ORIGINAL TO THE CITY—RETAIN DUPLICATE COPY FOR YOUR FILE 


•p. M* Monday. March 14, 1983 at 10 a.n. 


Hnsing 

line of Eida— ! iV -’“ ua : . y > . . v 

■n'rai th 3 crrr 13 ecbct tzoh rrsiesxi* rxasz and Indiana stats salts tax. tot am Indiana salts tax nma-ncN 

^SHTICATS NXTMBra IS NO. *444*. P2ICE3 SHOULD NOT EKCLUD2 THI32 TAXX3. 3** ‘Tastromthm to No. M o - v - 

TAX EXEMPT (Unless otherwise indicated) 


o turrwcd tor U- 


t 8*rrbe ** 


RECONSTRUCTION. OF LAKESIDE PAVILLI0N #1, including 
general construction, mechanical and electric. 


NOTE: A $25 Deposit is required 


AFFIRMATIVE ACTION:; 

ON FILE: ATTACHED: ' __^ 


xW- 


5% 


_ Berformanc* Bond □ 


,xW. 


Sr» Uxrtratdon lt«a No. It cx 

Jfo cash discount If paid within—rr_days from delivery and acceptance of goods or completion of services. 

: ' ' PROPOSAL OR BED ' ~~ 


;ry of any or all of the items or completion of services indicated shall be made withimQLdaya from receipt of order’ 
IMPORTANT V^rf“ if iMrtrr ** 4 Artor la to. »nrf ef ** ccd*. tt U tajwracS toU UAtert 

^ taraUA to* :aiorra»HoB kixrr 

Sira a«r*i 


^ 3 /, 









































SUPPLEMENTARY BID FORM 


\ 

This Supplementary Bid Form shall be submitted with the proposal. 
LAKESIDE PARK: SHELTER BUILDING RENOVATION 


Base Bid No. 1 : General, Mechanical and Electrical Construction 


Alternates: 



^ 57 , 90-v 


Each bidder shall state the amount to be added or deducted from the base bid 
for alternates hereinafter listed: 

Alternate No. G-l Quarry Tile : /l-Rt? 

The Contractor shall state the amount to be added to the base bid for the 
addition of quarry tile floor covering in the Kitchen No. 107. 

Alternate No. G-2 Vinyl Asbestos Tile : 


The Contractor shall state the amount to be added to the base bid for the 
addition of vinyl asbestos floor covering in the Kitchen No. 107. 

Alternate No. G-3 Refinish Exterior : ^ 

The Contractor shall state the amount to be added to the base bid for the 
painting and/or staining the existing exterior of the building, including* 
wood siding, wood trim, plywood soffits, wood shakes, metal fascia and trim 
etc. * 

Alternate No. G-4 Windows : ^{€SD> 


The Contractor shall state the amount to be added to/deducted from the base 
bid to delete the window fill in as shown on Detail 14/A-3-1 and add new 
hollow metal frame and security glass as shown on Detail 14/A-3-1. 

Alternate No. G-5 Glazing f ^ fFQiUO/2Jr 

The contractor shall state the amount to be deducted from the base bid for 
providing plastic glazing for new window system in lieu of security glass as 
specified and shown on drawings. 

Alternate No. M-l Diffusers and Grilles : ^ ^ DFDOC^f 

The Contractor shall state the amount to be deducted from the base bid for 
cleaning, painting and re-using the existing diffusers and grilles in lieu of 
new as shown on Contract Drawings. 















'funderslgned here.a 9 rees. b ir «* r ^ u ^cy 0 »nd a sIf e !°nSrml“ e oper a t^n ‘ 0 

Substantia C P calendar days after contract execution and 

authorTza tion to proceed b iff i ng strikes, civil strife, natural calamity or 
other events beyond control. 

Addenda : 

revisions, if any, being included in the Base Bid. 

' ... , „ 1^7 is/are hereby acknowledged. 

Receipt of Addendum No.(s)_{,. *3 fes-— 


This Supplementary Bid Form submitted by: 
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BIDDER 

z 

c 

< 

c 

cc 

o 

s 

CONSTRUCTION, INC. 

ROBERT E. CROSBY, INC. 

STEVE HENRY CONSTRUCTION 

HAMILTON HUNTER BUILDERS 

INDIANA CONSTRUCTION, INC. 

MICHAEL KINDER & SONS, INC. 

LEBRATO BROTHERS, INC. 

LENGACHER CONSTRUCTION, INC. 

DON QUIJOTE, INC. 

SCHENKEL SCHEELE, INC. 

SCHULTZ-CONKLIN CONSTRUCTION 

SIMERMAN CONSTRUCTION CO., INC 

WEIGAND CONSTRUCTION. INC. 

WENDELL CONSTRUCTION 

ZUMBRUN CONSTRUCTION, INC. 


Moake Sheldon Kratzat Thompson Dearing & Associates 





































5-83*04*01 ’ 


BILL NO. 

REPORT OF THE COMMITTEE ON FINANCE _ 

WE , YOUR COMMITTEE ON___ FINANCE __TO WHOM WAS REFERRED AN 

ORDINANCE ratifying Bid Reference No, IQ76 by the City of Fort Wayne No. 

1076 by the City of Fort Wayne by and through its Park Commissioners and the 
Department of Purchasing with Hamilton Hunter Builders, Inc. for the renovation of 
Lakeside Pavilion 


HAVE HAD SAID ORDINANCE UNDER CONSIDERATION AND BEG LEAVE TO REPORT 



SO . 




























DIGEST SHEET 


**52 


Adrnn. Appr 


TITLE OF ORDINANCE 


-x? / 


DEPARTMENT REQUESTING ORDINANCE parks and Recreation Department 

SYNOPSIS OF ORDINANCE An ordinance to ratify the bid for the renovation 


of Lakeside Pavilion damaged by fire on June 26, 1982. 


EFFECT OF PASSAGE to be able to generate income on rental of pavilion, to 
provide a shelter for our Playground programs and for the outdoor 

ice skating activities. 

EFFECT OF NON-PASSAGE Loss of $1200.00 in revenue, unable to use the 

pavilion for our playground programs and outdoor ice skating program. 


MOftEY INVOLVED (Direct Costs, Expenditures, Savings) 


ASSIGNED TO COMMITTEE (J.N.) 


DATE SUBMITTED 













































